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SUBJECT t COTcCMA Pregraa Launch Schedule 
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1* The following is 1 $» launch schedule at the CORONA program, as 
of this date, according to the xaiderstandinf; of ^/QSA* This wm cfctsined 

by 


[I WiW UtlUUlWMMW 

Hat the 31 resting last seek. 


2 m The schedule ie* 

Mural 21 frith P-l) 7 June 1963 
12ural 22 frith P~2) 16 June 1963 

Mural 23 29 June 1963 (Mots, this ie the first "R-7" 

vehicle, and this is the ready 
date.) 

tair&l/&J~l 7 July 1963 (Dual recovery system.) 

Lanyard 3 16 July 1963 (lie successful LAttTAEP to date.) 

3* The above schedule is unofficial, and is subedited for lnforsmtlon oily. 

4. Schedule of following flints is aot known at no/QSA at this tins. 
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i seveioprasnt aviaion 

CBk-'D/R 


so/osaJ 

Oistributiort k 

1 - A0/OSA 

2 - UAD/GSA 

3 - U/PA/QSA 
A - j/WJm/GSk 

5 - TAES/GSA 

6 - DD/03A 

7 - DD/03A 

a - m/G&k 

9 - BD/G3A (chrono) 

10 - S3j ‘ 


(2? May 1963) 
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